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INEO OCT-OI AE-IO ISO-00 OC-06 CCO-00 OCL-00 SYE-00 
FBO-02 /024W 

I0I472 I8I556Z/43 

PR I8I525Z JUL 77 
PM AMEMBASSY LAGOS 
TO SECSTATE WASHDC PRIORITY 2349 
INEO AMEMBASSY ABIDJAN 
AMEMBASSY MONROVIA 

CONPIDENTIAL LAGOS 8004 

DEPT FOR A/SY/OPS/FO, ABIDJAN FOR TSO, MONROVIA FOR ATO 

E.O. 1 1652: GDS 
TAGS: ASEC NSU 
SUBJECT: NOB LAGOS 

REF: STATE I4I38I, STATE 159263 

1. VAULT CONSTRUCTION AT NOB IS PROGRESSING AT RAPID 
PACE. PLOOR SLAB POURED JUNE 17; INTERIOR WALL 
CONSTRUCTION COMMENCED JUNE 28. 

2. AT THIS STAGE IT WOULD BE HIGHLY PRACTICAL TO START 
SURVEILLANCE PROGRAM. AS MENTIONED IN PRECIOUS 
CORRESPONDENCE, SOVIET EMBASSY LOCATED 300 YARDS AWAY WITH 
DIREC VISUAL ACCESS TO VAULTED AREA. PACILITY REMAINS 
ISOLATED WITHOUT DEFINED PERIMETER BARRIERS. 

3. TSO ABIDJAN AND RSO STRONGLY RECOMMEND THAT 
SURVEILLANCE BE IMPLEMENTED AS SOON AS RESOURCES CAN 
BE SCHEDULED. COMPLETION DATE OP VAULT NOT YET 
ESTABLISHED, BUT IN NOT TOO DISTANT PUTURE. 
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